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MEM0RA11DUM FOE: Chief , Geographic Research Area, ORE 
FROM: Chief, Cartography Division, 0SR 


SUBJECT: 


Initiation of new projects for period 1 $ « 31 May 1957 


The following projects have been zequested of the Cartography Division during 
the period 15**31 May 1957* and approval is requested to initiate them in the 
Division: 


USSR - S atelli tes Branch 

11510 - (1st Rev®) Albania: Standard NIS Base* Requested of OBI 

for NIS program r, Estimated 200 man-hours* Due 30 Sept* 1957 

,11512 « (1st Rev a ) Albania: Page Siae NIS Base® (Sane as 11510 1st Rev 0 ) 

Estimated 100 manhours® 

26022 - Albania; Korce City Plan® Requested of D/GG for DD/p „ 

Estimated 100 manhours n Duo ASAP. 

26023 • Bucharest City Plan® Reques:ted by of DD/p c Estimated 

300 manhours. Due ASAP® 

26G35~U2 * USSR: General Summary Maps (8)# Requested of CRR 

for project C0 o 1758o Estimated 50 manhours ® Due to reproduction 23 June 57® 


Far East - W„ Hemisph er e Branch 

11762 “ (1st Revo } Ceylon: Standard NIS Base® Requested by of OBI 

for NIS Program® Estimated 25 manhours® Due 30 

1176b • (1st Rev®) Ceylon: Page Sis,® NIS lese (Sams as 11?62 1st Rev®) 
Estimated 15 manhours® 

11936 « (2nd Rev®) Argentina® Requested of D/GL for rerun and it 

was decided by B/OC to do a revision® Completed in 5 manhours® 

26028 - South Vietnam: Malaria Areas . Requested by of 0SI for NIS U3 D 

Sect® ii5® Estimated 50 manhours* Proofs due 15 Jims 57® 
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Far East *- W* Hemisphere Branch (Continued) 

26029 ~33 - Argentina: Medical Maps (5)* Requested OSI for 

nXS 90 Sect* 15* Estimated 75 manhours for each map,. Proofs due 25 July 5/< 
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Buropa - Africa Branch 

26020 - Sierra Leone* Standard NIS Base® Requested by of 0BI for 

NIS Progr am® Estimated 200 manhours* Due 30 August 57® 

26021 - Sierra Lecme; Page Siae NIS Base® (Same as 26020) 0 Estimated 100 manhours® 
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D eveloprt^nt ^^to ns^ruction_feraiigh 

13108 « (Ravisad) 0RR Organisation Chart* Requested by H 
Regulation Manual® Completed in Jynanhours® 

2602ij, « British Guiana: Cover Map* Requested by 

Program® Estimated L0 manhours® Due early June 57 ® 

26025 « Surinam: Cover Map (Sen® as 2602L)* 

26026 - French Guiana: Cover Map® (Same as 260210® 
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26027 - Turkey: Chapter I Cover Map® Requested by I — 

Program® Estimated 5® manhours* Due 15 June 57® 
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2603li « TJSSR: Saratov Airframe Plant Layout. Requested _by of 0BR 
for project 33.1718. Estimated 20 manhours® Due 15 June 57® 

?60li3 « Communist China: Production of Selected Commodities. Requested by 
1 of 0RR for project 00*1758* Estimated 10 manhours* Due 

23 June 57® 

260Uit - European Satellites* Production of Selected Commodities* (Same as 260k3)« 

26015*50 • USSR: Structure of Soviet State ChartB (6)„ Requested 

of 0RR for project lL.1790* Estimated 1$0 manhours* Due 20 June 57® 


260pl - World; Magnetic Navigational. Systems* Requested Dy| 
PD 6-L.ln Estimated 20 manhours* Due 21 June 57® 
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